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Proceedings of the Hon’hle Members of the Water Board 
in their 2Brd meeting held on lUh June 1939 
(8th Amardad 1348 F.) at the State 
Executive Council Hall, at 10-00 cum. 

Present: 

1. Mr. K. M. Crofton, LC.S., 

Director-General and Secretary, Revenue Depart- 
ment, — In the Chair, 

2. Mr. W. V. Grigson, I.C.S., 

Special Officer, Revenue Department. 

8. Mr. Liakatullah Khan, H.C.S., 

Financial Secretary. 

4. Mr. Ahmad Mirza, 

Chief Engineer and Secretary, P.W.D. 

5. Dr. H. Hyder Ali Khan, p.r.c.s. (Edin.), 

Director, Medical and Public Health Department. 

6. Mr. Syed Badruddin Hussain, H.C.S., 

Deputy Revenue Secretary. 

Sir Theodore Tasker, C.I.E., O.B.E., IC.S., Revenue 
Member, and Nawab Mahdi Yar Jung Bahadur, Finance 
Member, were engaged in a session of the Council at the 
time after forming the Board. Raja Shamraj Rajwant 
Bahadur was away from Hyderabad. 

Mfessrs. SamiuUah Shah, B.sc. (Hons.) (Manchester), 
M.I.E. (India), M. Inst. c.e. (London), Special Engineer, 
District Water Works, and C. C. Paul, O.B.E., M.I.C.E., 
Special Engineer, Local Funds Department, attended the 
meeting. 

Item: No. IQ/12B9.— Administration Report of the Dist- 
rict Water Works for the year 
1347 F. 

REVIEW. 

The Administration Re^rt was forwarded by the 
Special Engineer, District Water Works, on the 14th 
Ardibehisht 1348 F. 
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1. ' Control and, EstabUshment — After his appoint- 
ment as Chief Engineer Mr. Ahmad Mirza, Special En- 
gineer, District Water Works, handed over charge of the 
department on 29th Azur 1347 F., to Mr. Samiullah Shah 
who was the Principal of the Osmania Engineering 
College, Hyderabad-Deccan. The latter held diarge of 
the department throughout the year. 

Mr. Samiullah Shah also held charge of the Well 
Sinking Department and of the Local Fimds Department 
in his capacity as Superintending Engineer. Later on 
Mr. C. C. Paul, Special Engineer, was entrusted with the 
Local Fund works on 19th Dai 1347 F. 

Mr. Sri Hari Earn a senior Supervisor was promoted 
to the newly-created post of the Sub-Engineer on the 
Special Survey Party which was sanctioned by the Water 
Board (Kesolution No. 280, dated 2-5-1347 F.), for 
completing the investi^tion of towns taken on the Special 
Programme for expediting the completion of the water 
supply and drainage works. 

The scale of Establishment maintained in the Dist- 
rict Water Works in 1347 F., is shown in appendix No. 2, 
and of the Establishment of the' Special Survey Party is 
shown in appendix No. 2 (a). 

2. Expenditure. — Establishment — Control and Di- 
rection. 

(a) The Establishment charges of the office of the 
Special Engineer and of the investigation and construc- 
tion subdivisions are compared with the expenditure on 
Worlffl as shown below; the permissible ratio in the 
P.W.D. being 22| per cent.: — 


— 

1847 F. 

1846 F. 

1845 F. 

1844 F. 

Establiiduiieat 

Rs. 

85,120 

Rs. 

65,824 

Rs. 

90,681 

B$. 

79,858 

Works 

11,08,019 

5,68»494i 

5,92,780 

4,86,687 

Total .. 

11,98,189 

6^88,818 

6,88,461 

5,66,545 

Batio betmen the Es- 
tablishment charges 
aodthelWc^, p.c. . 

7.58% 

11.45% 

15.29% 

16.4 % 
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(6) The expenditure on direction and control on 
account of the combined establishments for the District 
Water Works in the offices of the Special Engineer, Dist- 
rict Water Works, the Chief Engineer, P.W.D., the 
Examiner of Accounts, P.W.D., and the Water Board 
Branch of the Eevenue Secretariat, is compared below 
with the total outturn of work: — 


— 

1S47F. 

1846 F. 

t 

1845 F. 

1844 F. 


Rs. 

Rs. 

Rs. 

Rs. 

Expenditure-combined 





establishment. 

1,06,955 

82,381 


94,490 

Do Works 

11,08,019 

5,68,494 


4,86,687 

Total . . 

12,14,974 

6,50,875 

6,98,988 

5,81,177 

Ratio of establishment 





to works 

9.66% 

1 

14.49% 

19.92% 

19.4% 


The ratio fibced according to the P.W.D. standard is 
24i per cent. 

The details of the above expenditure are shown in 
appendices No. 3-5. 

The total expenditure on the construction of water 
supply and drainage schemes from the commencement of 
the department in 1338 F., to the end of 1347 F., is 
Rs. 58,61,147-11-0^. The details are explained in the 
appendix No. 6, and in the graph attached to this Report. 

The total expenditure under the head of Non-recur- 
ring grants to the end of 1347 F., was Rs. 25,547 out of 
the allotment of Rs. 30,000. The details are shown in 
the appendix No. 7. 

3. Sanction of fresh Projects in 1347 F. 

1. The Bhima scheme for Gulbarga Rs. 8,65,000 

(WB. Res. No. 260). 

2. The Water Supply Scheme for Nizamabad 

Rs. 6,30,000 (WB. Res. No. 301). 

8. The Drainage Scheme for Nizamabad Rs. 1,40,500 

(WB. Res. No. 188). 
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4. The Water Supply Scheme for Tuljapur 

Rs. 2,32,000 ( WB. Res. No. 298) . 

5. The Drainage Scheme for Tuljapur Rs. 60,000 

(WB. Res. No. 299). 


Total ..19,27.500 


6. The electricity scheme for Tuljapur costing 
Rs. 37,000 was also sanctioned by the Water Board, 
Resolution No. 298. 

4. Investigation of fresh Projects in 1347 F. 

(a) Detailed Surveys and Investigations. 

1. The Nizamabad Water Supply Scheme. 

2. The Sedam Drainage Scheme. 

3. The Mahboobnagar Water Supply Scheme. 

4. The Drainage Scheme of Mahboobnagar. 

5. The Khammamet Water Supply Scheme. 

6. Do Drainage Scheme. 

7. The Yadgir Water Supply Scheme. 

8. Do Drainage Scheme. 

(6) Preliminary Surveys. 

1. The Water Supply for Chincholi town. 


2. 

Do 

Karimnagar town. 

8 . 

Do 

Mominabad (revised). 

4. 

Do 

Bodhan (revised). 


The details of all the sdiemes investigated from the 
inception of the department are shown in appendix No. 8. 

6. The Water Supply and the Drainage Works com- 
pleted and the maintenance of the towns controlled by 
the Special Engineer are: — 

1. Jalna. 

2. Aurangabad. 

8. Latur. 

4. Raiehur. 

5. Nander. 

6. Seram. 

7 . 
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The details are shown in appendix No. 4. 

The Special Engineer says that the completed works 
have been efficiently maintained and the inhabitants of 
these towns are supplied with wholesome water. The 
demand for protected water supply is growing day by 
day. 

6. The Water Supply and Drainage Works in pro- 
gress during the year 1347 F. 

1. The Water Supply Scheme of Warangal. 

2. The Drainage do do 

3. The remodelling of Gulbarga. 

4. The Drainage Scheme of Gulbarga. 

5. The Water Supply Scheme of Osmanabad. 

In connection with drainage scheme of Warangal the 
scheme for the town improvement of the Matwada Sec- 
tion of the Warangal City costing Rs. 1,52,000 contri- 
buted by the Local Funds, was in progress. 

The details of all the works in progress during the 
year 1347 F., are stated in the Administration Report — 
pages 12-16. 

The Special Engineer reports that the year 1347 P. 
has been unique in the historjr of the District Water 
Works both on account of its wide-spread activities and 
considerable expenditure on works. This is the first time 
in the history of the District Water Works that the water 
supply and drainage schemes of three district towns, viz., 
Warangal, Gulbarga and Osmanabad were taken up 
simultaneously in spite of a very limited staff — page 17 
of the Report. 

The Special Engineer brings to the notice of Govern- 
ment that the staff of the department had as before per- 
formed their duties with zeal and enthusiasm during the 
year under report and deserve appreciation of their work, 
— ^page 18. 

A copy of the Administration Report for 1347 P., 
submitted by the Special Engineer is forwarded for the 
perusal of the Hon’ble Members of the Water Board. 
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The Administration Report for the previous year, 
1346 F., was considered by the Board and Resolution 
No. 307, was recorded after circulation. 

Submitted for information of the Board. 


Note by the Directoe-General, Revenue. 
{Remarks). 

The Special Engineer and his staff are to be congratu- 
lated on a year’s work in which the progress and the mag- 
nitude of the work undertaken have been remarkable. 


(Sd.) W. V. GRIGSON, 
27-7-48 F. 
S.O. 


Order. 

Resolution No. 328.— Resolved that as recom- 
mended by the Director-General, Revenue, the 
apprwiation of Government be communicated to the 
Special Engineer, and that the Administration Report be 
recorded. 


(Sd.) W. V. GRIGSON, 
for Direcjtor-General and Secretary, 
Reverme Defpartmmt. 


to. IS. 

PN. 16/1348 P. 

W. B.Br. 


Approved. 


(Sd.) AQEEL JUNG, 

.26-12-48 P., 

for HON’BLE the PREStDENT, 
State Exemtive OemaU. 
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Ahstmct of the Administration Report of the District 
Water Works Department for the year 1347 Fasli. 

1. Date of inception of the department — 1338 F. 

2. Head of the department — Mr. Samiullah Shah as 

Special Engineer, District Water Works and 
Superintenthng Engineer, Well Sinking Depart- 
ment, in 1347 F. 

3. Projects sanctioned during the year. 


Bs. 

1. Bheema Scheme for Gulbarga . . 8,65,000 

2. Nizamabad Water Supply Scheme . . 6,30,000 

3. Do Drainage Scheme . . 1,40,500 

4. Tuljapur Water Supply Scheme . . 2,32,000 

5. Do Drainage Scheme . . 60,000 


Total amount sanctioned . . 19,27,500 

Further a scheme for electrification of Tuljapur cost- 
ing Rs. 37,000 was also sanctioned. 

4. Investigation of Projects. 

The following schemes were investigated and their 
detailed estimates framed: — 

1. Nizamabad Water Supply Scheme which was 

sanctioned. 

2. Seram Drainage Scheme. 

3. Preliminary scheme of Chincholi Water 

Supply. 

4. Preliminary scheme of Karimnagar Water 

Supply. 

5. Mahbubnagar Water Supply Scheme. 

6. Khammamet Water Supply Scheme. 

5. Works completed and maintmned in good runtmg 
order. 

1. Jalna Water Supply and Drainage Schmnes. 

2. Aurangabad do do 

3. Latur do do 

4. Raichur do do 

6. Nander do do 

6. Manvi Water Supply Scheme. 

7. ^ram Water Supply Scheme. 
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6 . 


Works in Progress. Sanctioned 

Amount. 

Rs. 

1. Warangal Water Supply Scheme . . 13,00,000 

2. Do Drainage Scheme . . 3,90,000 

3. Matwada Town Improvement 

Scheme . . . . 1,52,000 

4. Remodelling Scheme,.of Gulbapga 

Water Works . . . . 3,66,000 

5. Gulbarga Drainage Scheme . . 2,35,000 

6. Osmanabad Water Supply Scheme. 1,00,000 


Warangal Water Supply and Drainage Schemes and 
Osmanabad Water Supply Scheme are expected to be com- 
pleted before the summer of 1348 F. 


7. Expenditure. 

During the year the total expenditure on works was 
Rs. 11,08,019-7-2^ and that on establishment 
Rs. 1,06,954-8-6 and the combined expenditure on works 
and establishment was Rs. 12,14,973-15-8^. The total 
expenditure on construction of Water Supply and Drain- 
age schemes from the inception of this department to the 
end of 1347 F. was Rs. 58,61,147-11-0$^. 


(Sd.) SAMIULLAH SHAH, 
10-6-48 F. 
Special Engineer, 
Distriet Water Works. 



Administration Report of the District Water Works 
Department for the year 1347 Fasli. 

1. Establishment. 

Mr. Samiullah Shah took over charge of the duties of 
the Special Engineer, District Water Works, Superin- 
tending Engineer, Local Funds Department and Superin- 
tending Engineer, Well Sinking Department on 30th 
Ai^r 1347 F. (afternoon) from Mr. Mohamed Ahmad 
Mirza, Chief Engineer and Secretary to Government, 
P.W.D., v?ho was looking after the above duties also till 
then. Later the charge of Superintending Engineer, 
Local Funds Department was handed over to 
Mr. C. C. Paul on 19th Dai 1347 F., in pursuance of Gov- 
ernment orders. Mr. Samiullah Shah continued as 
Special Engineer, District Water Works and Superin- 
tending Engineer, Well Sinking Department throughout 
the year. The movements of the Special Engineer for 
controlling and guiding the activities of the above denart- 
ments during the year are shown in Appendix No. I. 
The sanctioned staff and that maintained in the office of 
the Special Engineer are shown in Appendix No. II. 

The Water Board in its resolution No. 280, dated 
2-5-1347 F., RESOLVED that a special Survey Party should 
be employed for two years in order to expedite the in- 
vestigation and preparation of the detailed estimates for 
the water supply and drainage schemes of ten major 
towns. A sum of Rs. 28,000 annually was sanctioned 
for this and a Special Survey Party was formed on 
1-7-1347 F. The sanctioned staff of the Special Survey 
Party and that maintained during the year are shown in 
Appendix No. Il-a. — page 24. 

2. Expenditure. 

. The total expenditure on establishment of this office 
inclusive of Special Survey Party was Rs. 85,119-9-10. 
The total outlay on Works was Rs. 11,08, 019-7-2^^ and 
to this the Establishment charges bear a proportion of 
7.'68 per cent. The permissible establishment charges in 
the Public Works Department are 22| per cent. 

The total expenditure on the direction and control of 
the activities of the District Water Works Department 
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amounted to Rs. 1,06,254-8-6 and this represents the cost 
of establishment maintained' during the year in the offices 
of the Special Engineer, District Water Works, the 
Chief Engineer, P.W.D., the Examiner of Accounts, 
P.W.D. and the Water Board Branch of the Revenue Sec- 
retariat. The details of expenditure under the establish- 
ment head of the above offices and the respective percent- 
ages to the total outlay on works are tabulated below: — 




Percentage 
of expend!- 





ture on 




Expenditure on 

establish- 

Permis- 


Name of Office 

establishment 

ment to 

sible 

Remarks 


during 1347 F. 

the outlay 

percent- 



on works of 
Rs. 

11,08,019- 

age 




i 

7-2-*/, 



1. Office of the 





Special Engineer, 
D. W. W. 

85,119 9 10 

7.68 

22i 


2, Office of the 




Chief Engineer, 

P. W, R 

6,508 12 0 

0.58 

1 


8, Office of the 





Examiner of Ac- { 
counts, P. W. D . 

10,723 0 0 

0.89 

1 


4. Water Board 




This is includ- 

Branch of Rev- 
enue Secretariat. 

1 

4,603 2 8 

0.41 


ed in the per- 
missible per- 
centage of 
C.E.’s Office. 





Total 

1,06,954 8 6 

9.56 

24^ 



The total expenditure on construction of water supply 
and drainage schemes from the inception of this depart- 
ment to the end of 1347 F., is Rs. 58,61,147-11-056 

Appendix No. Ill, shows the details of ejqpenditure on 
the establishment of the above offices. Appendix No. IV, 
shows the details of e^enditure on works. Appendix 
No. V, shows the combined expenditure on establishment 
and worls incurred month by month. Appendix No. VT, 
^ows the total expenditure on establistoent and work’ 
Iwwwed by the department ftom its inception'to iiefend 
P. The same has ajso been represented kf 
which gives at a glance an idea of the total ex- 
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penditure and percentages of expenditure on establish- 
ment to those of works, — ^page 43. 

The total amount of non-recurring grant for the pur- 
chase of furniture, drawing and surveying instruments 
and office library, etc., was Rs. 30,000, out of which a 
sum of Rs. 25,547-2-3^6 was spent by the end of 1347 F., 
leaving a balance of Rs. 4,352-13-8%. Appendix No. VII, 
shows these details, — page 33. 

3. Projects sanctioned during the year. 

During the year the following projects were sanc- 
tioned by the Water Board: — 

Name of Work. Amount of sanctioned 

Estimate. 


Rs. 

1. Bheema Scheme for Gulbarga. . 8,65,000 

2. Nizamabad Water Supply 

Scheme . . . . 6,30,000 

3. Nizamabad Drainage Scheme . . 1,40,500 

4. Tuljapur Water Supply Scheme. 2,32,000 

5. Do Drainage Scheme . . 60,000 

Total . . 19,27,500 


Further a scheme for the electrification of Tuljapur 
costing Rs. 37,000, was also sanctioned. 

4. Investigation of Projects. 

Nizamabad Water Supply and Seram Drainage 
schemes were investigated and framed and after the ap- 
proval of the Chief Engineer, P.W.D. were forwarded 
to the Revenue Secretary for sanction of the Water 
Board. The preliminary reports of the water supply 
sdiemes for Chincholi and Karimnagar were prepared 
and submitted to the Revenue Secretary. The revision 
of Mominabad and Bodhan water supply schemes was 
taken up. 

The Special Survey Party has completed the investi- 
gation .and detailed surveys of the water supply and 
drainage »ffienies for Mahbubn^ar and Khammamet 
tovms and started those of Yadgir. The proposals and 
det^dled estimates have been framed and were under 
serijiljny of tihis ji^cet 



Appendix No. VIII, shows the details of projects in- 
vestigated, framed and submitted for sanction from the 
inception of this department to the end of 1347 F, — ^page 
34. 


5. Works completed. 

The completed water works and drainage works of 
tile following five major towns were controlled and main- 
tained in good running order by this department: — 

1. Jalna. 

2. Aurangabad. 

8. Latur. 

4. Eaichur. 

5. Nander. 

The expenditure on the above completed works against 
the amounts of sanctioned estimates are shown in Ap- 
pendix No. 4. 

Apart from the above works the department has const- 
ructed protected water supply schemes in small towns of 
Manvi and Seram. Seram water supply scheme was 
completed early in 1347 F. and was put into operation 
in the same year. These works were also maintained in 
good running order. The expenditure on Seram water 
supply scheme is also shown in Appendix No. 4, — ^page 
28. 

6. Works in progress. 

The following schemes have been in progress during 
the year: — 

1. Warangal Water Supply Scheme. 

2. Do Drainage Scheme. 

3. Matwada Town Improvement Scheme. 

4. Eemodelling Scheme of Gulbarga W ater W orks. 

5. Gulbarga Drainage Scheme. 

6. Osmanabad Water Supply Scheme. 

The detailed progress of the above schemes is briefly 
described below: — 

1. Warangal Water Supply Scheme. 

This work was started in Aban 1845 P. During the 
jrear under report only repairs to the tank bund and clos- 
ing of leakag^ etc., were carried out No work was 
dosil'ipn the feeder c^rniel as the handing over of th% 
to this department by the Public wbrlm Depwt» i 
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tuent was under consideration. The whole of conduit 
which is about 7 miles was practically completed except 
a few finishing touches here and there and the line was 
under test. Regarding the filters, the mechanical parts 
were received, the civil works were under progress, the 
2onstruction of mixing chamber was also under progre^. 
Staff quarters were almost completed. Five miles of 
trunk main out of seven miles were completed. The 
masonry Service Reservoir at Nakalgutta was almost 
complete. The work of R. C. C. Service Reservoir at 
Matwada was given to the Hindustan Construction Co., 
and they have started the work. The whole of the distri- 
bution system, which is about 29 miles was almost com- 
pleted. The Superintendent’s office was completed in 
1346 P., and at present the ofiice of the Assistant 
Engineer in charge of these works is functioning in this 
building. In short the major portion of the works was 
completed and the whole scheme is expected to be com- 
pleted before the summer of 1348 F. 

The expenditure on the above works during the year 
under report was Rs. 5,38,389-5-6 and the total expendi- 
ture to the end of the year from the commencement of 
the works was Rs. 9,47,756-12-2 against the sanctioned 
amount of Rs. 13 lacs for the whole scheme. The detailed 
expenditure on various works against the sanctioned 
amounts allotted to them is shown in Appendix No. IX. 

2, Warangal Drainage Scheme. 

The total length of the proposed open t3rpe of drains 
in Hanamkonda is about 20 miles and those in Matwada 
is about 26 miles. The work in Hanamkonda locality 
was completed and a major portion of the work in Mat- 
wada was also completed. Along with the construction of 
drains the existing roads were widened and improved by 
removing all the unlawful encroachments. The work is 
in full swing. 

The sanctioned amount for the drainage scheme is 
Es. 3,90,000. The expenditure during the year was 
Rs. 1,41,071-9-754 and the total expenditure to the end 
of the year was Rs. 2,02,283-9-834. 

3. Matwada Town Improvement Scheme. 

This scheme comprises of two parts. The firrt is the 
construction of a new dust-proof road of 4150 ft, long 
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across the slum area of Matwada connecting the Narsam- 
pet road to Warangal station road. A part of this road 
will be 40 ft. wide and the rest 60 ft. wide. The sanc- 
tioned amount for this scheme is Rs. 1,52,000 including 
compensation of land and construction of the road. The 
second part comprises of the acquisition of land 50 ft. wide 
for new shops on either side of the 60 ft. proposed road. 
The total cost of acquisition as worked out in details 
comes to Rs. 1,15,000. 


The first part of this scheme was taken up during the 
year and the second part will be taken up on seeing the 
results of part first. The compensation of lands has been 
paid and all the houses have been acquired and the dis- 
mantling work was completed. Plots for auction were 
marked out. The construction of the road will be taken 
up when funds are available from the proceeds of the 
auction. The expenditure on these works was 
Rs. 1,43,623-10-7. 


4. Remodelling Scheme of Gulbarga Water Works. 

A protected water supply scheme for Gulbarga has 
been in existence for the la^ 20 years. The source of 
the supply is the Bhosga tank. Water is drawn from this 
tank by gravity and after filtration through slow sand 
filters it is distributed in the town. 

Due to the expansion of the town and a few technical 
defects, the existing system has been found inadequate 
and is now proposed to be remodelled. 

The work was commenced in Ardibehisht 1347 F., and 
good progress was maintained during the year. The 
distribution system was almost completed. The Superin- 
tendent’s Office building and the Staff quarters were near- 
ing completion. Adequate arrangements for the water 
supply to Aiwan Shahi and the Subedari were made. 

The sanctioned amount for the scheme is Rs. 3,66,000. 
The expenditure during the year was Rs. 1,85,343-16-9%. 
The details are shown in Appendix No. X, page 40 

5. The Bheema Scheme. 

To guard against water famine in years of continued 
drought when the Bhosga tank would not be in a position 
to cope up with the demand and to create a source of water 

a* 



16 


supply that will supplement the Bhosga system at all 
times the Bheema scheme costing Rs. 8,65,000 was sanc- 
tioned. 

The scheme aims at tapping the subsoil water of the 
Bheema river by sinking an infiltration gallery in its bed 
and pumping water with a pumping head of 563 ft. 
through a C. I. Rising main of about 16 miles. 

During the year investigations were started for the 
selection of a suitable site for gallery. Two suitable 
sites, one near Chinnur (19^ miles from Gulbarga) and 
the other at Hagargudgi (IT^miles from Gulbarga) were 
selected for carrying out the boring operations at the 
above sites in order to draw geological sections of the site 
to decide definitely about the location and design of the 
gallery and the Head Works. Borings at the above sites 
were taken in the month of Thir 1347 F. But on the 
representation of the Special Engineer to the Water 
Board further works of this scheme were withheld, so 
as to evolve a cheaper scheme for the supplementary 
supply to Gulbarga. 

The expenditure incurred on the above works was 
Rs. l,675-4-4y6 which is shown in Appendix No. XL 

6. Experiments in Bkosga Surplus Nah. 

As mentioned above, in order to evolve a cheaper 
scheme than Bheema and much nearer to Gulbarga, pre- 
liminary investigations for securing the required quant- 
ity of water were made and it was found that there was 
a possibility of tapping abundant quantity of subsoil 
water between the villages of Kapnur and Mala^atti in 
the valley of the Bhosga surplus nala. Excavation of a 
trench was started in the bed of the nala near Malagatti 
village for taking the recuperation tests but on account 
of the unusual early advent of the rains the experiments 
had to be stopped on 22nd Thir. The expenditure incur- 
red on these experiments was Rs. 276-8-6 which will be 
met from the anticipated savings of Remodelling scheme. 
On the representation of the Special Engineer, the Water 
Board decided to postpone the Bheema scheme for one 
year so that a cheaper scheme may be evolved and the 
above experiments may be carried out during the summer 
of 1348 F, 
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7. Gulbarga Drainage Scheme. 

The total length of the proposed open type of drains 
is about 48 miles. The construction of the drains was 
also commenced along with the Remodelling scheme of 
Gulbarga Water Works in Khurdad 1347 F. The scheme 
had to be resurveyed and revised plans and detailed esti- 
mates had to be prepared as the original proposals were 
made about five years ago and since then the town had 
developed in several localities. .The construction of 
drains in Station Bazaar was completed and that of New 
Gunj was started. Along with the construction of drains 
the formation of the existing roads were also improved. 
The works were in rapid progress during the year. 

The sanctioned amount for the Drainage scheme is 
Rs. 2,35,000 and the expenditure incurred during the 
year Rs. 9,593-6-6. 

8. Osmanabad Water Supply Scheme. 

This is the third scheme of its type constructed for 
minor towns by this department, the first two being for 
Manvi and Seram. The amount of sanctioned estimate 
for this scheme is Rs. 1,00,000. This scheme is financed 
50 per cent, from the Silver Jubilee funds collected by the 
public of Osmanabad and 50 per cent, from the subven- 
tion of Government. 

The construction of the works of this scheme was 
started in Ardibehisht 1347 F. The work of the infiltra- 
tion gallery and of the pump well was greatly hampered 
on account of the early monsoons. However' they were 
almost completed by the end of the year and fixing of 
pumps and engines was also commenced. The Service 
Reservoir which is a R. C. C. elevated tank was nearing 
completion. The site selected for the elevated tank is by 
the side of the Club and it is proposed to lay out a garden 
all round, which when completed would serve the purpose 
of a public park and a beauty spot in the town. The 
distribution system was in rapid progress and nearing 
completion. The works were in full swing and are ex- 
pects to be completed earlier than the summer of 
1348 F. 


The expenditure incurred during the year was 
Rs. 25,224-2-2. The details are shown in Appendix 
No. XII, page 42. 
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9. Maintenance of Water Woi'ks. 

The statements of expenditure on this head during 
the year were not received in time after the verification 
of the respective District Treasury Offices and conse- 
quently they are now shown in the appendices 13-21. 

During the year under report the maintenance of the 
water works of the following seven towns were under the 
tectoical control of the Special Engineer; — 

1. Jalna. 

2. Aurangabad. 

3. Latur. 

4. Raichur. 

5. Gulbarga. 

6. Nander. 

7. Seram. 

Seram water works were completed by the end of 
Aban 1345 F., and brought into commission in 1347 Fasli. 
All the above water works were maintained satisfactorily 
and the expenditure on maintenance kept at a minimum. 

The progi*ess of house connections during the year in 
the above towns has been shown in Appendix No. 13. The 
total and daily consumption of wa-ter during the year 
together with the consumption of Alum and Chlorine for 
sterilization of water with their respective average doses 
have been shown in Appendix No. 14 Appendices No. 15 
to 21 show the cost of maintenance of the above water 
works and revenue realised from the commencement to 
the end of 1347 Fasli. 

10. Conchding Remarks. 

This department was established in the year 1338 
Fasli. The year under report, therefore, is the 10th year 
of its life and within these ten years, five major towns, 
viz., Jalna, Aurangabad, Latur, Raichur and Nander 
have been provided with well-organised water supply and 
drainage schemes and two minor towns, viz., Manvi and 
Seram vdth protected water supply schemes. Next year 
it is expected that there vdll be an addition of one major 
town, Warangal and one minor tovm, Osmanabad, in the 
list of completed works. 
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The completed works have been efficiently maintain- 
ed and the inhabitants of these towns are supplied with 
wholesome water. The demand for protected water 
supply is growing day by day. 

The year 1347 F. has been unique in the history of 
District Water Works Department both on account of its 
widely spread activities and considerable expenditure on 
works. This is the first time in the history of District 
Water Works Department that the water supply and 
drainage schemes of three district towns, viz., Warangal 
Gulbarga and Osmanabad, were taken up simultaneously 
in spite of a very limited number of staff. The W arangal 
Water Supply and Drainage schemes and Osmanabad 
Water Supply scheme are expected to be completed before 
the summer of 1348 F. The works of Remodelling Gul- 
barga Water Works and Drainage schemes are in good 
progress. The expenditure during the year under report 
was almost double of that in 1346 F. and the percentage 
of expenditure on establishment to that on works was much 
less, i.e., only 9.56 per cent. 

Ackmwledgimnt of Services. 

The staff of the District Water Works Department 
have as before performed their duties with zeal and en- 
thusiasm during the year under report and deserve ap- 
preciation of their work. 

(Sd.) SAMIULLAH SHAH, 
10-6-48 F. 
Special Engineer, 
District Wiaier Works. 


{Sint&ment 
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APPENDIX No. 1. 


Statement showing the movements of the Special Engineer, District Water 
Works Department during the yearlSVl F, 


Seri- 

al 

No. 

Name of month 

No. of 
days in 
month 

Working 
days in the 
month 

No. of 
days spent 
on tour 
during the 
month 

1 

Azur 

80 

18 

16 

2 

Dai 

29 

19 

14 

3 

Bahman 

30 

19 

7 

4 

Isfandar 

30 

22 

16 

5 

Farwardi 

31 

19 

7 

6 

Ardibehisht 

81 

16 

5 

7 

Khurdad 

81 

26 

14 

S 

Thir 

81 

22 

15 

9 

Amardad 

31 

26 

15 

10 

Shehrewar 

81 

26 

14 

11 

Mehir 

30 

21 

11 

12 

Aban 

30 

18 

; 7 


Total 

865 

252 

141 


Column No. 8, bears to column No. 1, 88.6 % 
Do do do 2, 56.0% 
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APPENDIX 

Siatement of tlie strength of the Office of the Special Engineer, 


Seri- 

al 

No. 

Names 

Designation 

1 

No. in 
each grade 

Stri 

Sanc- 

tioned 

iNOTH 

Main- 

tained 

1 

Sved Saniiulia Shah, Esqr. 

Special 

1 

1 

1 



Engineer 




2 

j Mr. Mirza Mehdi Ali 

Assistant 

1 

1 

1 

3 

„ R. G. Borgoankar 

Sub-Engineer 

1 

3 

1 

4 

„ Sri Hari Ram . . 

Supervisor 

1 



5 

,, Ramasastri 


2 

f ^ 

8 

6 

„ Sri Hari 

>> 

3 



7 

„ G.y.L.K, Nagabhu&hana Rao 

Overseer 

1 



8 

„ S. A. Saraf 

.. 

2 



9 

„ M .A. Manan 


8 

1 * 

8 

10 

„ Vacant 

, . 




11 

„ Vacant 





12 

„ Govindaswamy 

Sub-Overse 

1 



18 

„ Balaji 

»* 

2 



14 

„ T. B, Sundaram. . 


8 



15 

„ K. S. N. Moorthy 

99 

4 



16 

„ Mohamad Hussain 


5 



17 

„ L. A. Saraf 

99 

6 

- 10 


18 

„ Olaganatham 

99 

7 



19 

Vacant 





20 

„ Babiah 

Tracer 




21 

,, Laxminarayana 

9J 




22 

„ Gurus wamy 

Copyist 




28 

„ Padma Rao 





24 

„ M. A. Rasheed . . 

Supdt. 

1 

J 

I 

1 

25 

„ Afzal Mirza 

1 Accountant 

1 

1 

1 

26 

„ M. R. Sayeed 

Clerk 80-125 

1 

1 

1 

27 

„ Augustine 

' „ 80 

1 

> 


28 

„ Pathy Ragu 

99 99 

2 

, 2 

2 

29 

„ Rama Rao 

„ 60-1-70 

1 ' 

< 


30 

„ Suryakoti 

99 

2 



81 

„ Mohamad Ahmad 


8 

^ 5 

5 

82 

„ DilawarAli 


4 



88 

„ Sagir Mirza 


5 



84 

„ Bowen 

85-rO 

1 ' 



85 

„ Venkateshwarulu 


2 



86 

„ Seetharamiah 


a 



87 

„ Shivlal 


4 

» 5 

5 

88 

„ Mehdi Husain . . 


5 



89 

„ HyderAli 


6 



40 

„ Abdul Hasab 

>» »» 

7 



* 
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No* 2. 

District Water Works during the year 1347 F. 


1 


Appointing authority 

Date of join- 
ing duties 

Remarks 

Resolution No. 259 of W.B.D. 

1-2-1347 F. 


25-12-46 F. 




C.E;s, 0.0. No. 258 dated 10-8-42 F. 

22-9-1842 F. 


Rev. Sect. No. 1486 

1-5-46 F. 

22-5-1347 F. 



337/42 W.B. 

] 5-5-30 F. 

15-9-1339 F. 

Took charge of the duties 


406/940 „ 

11-7-82 F. 

15-3-1341 F. 

of Sub-Engineer, Special 


126/3144 

7-3-45 F. 

7-3-45 F. 

Survey Party from fore- 


129/42 

25-1-32 F. 

15-3-41 F. 

noon of 1-7-1847 F. 

« j 

505/42 

6-6-33 F. 

15-8-42 F. 


a 

208/3144 „ 

9-4-47 F. 

1-3-47 F. 


S.E.’s 0.0. No. 117 dated 27-9-1347 F. 

6-9-1847 F. 


S.E.’s 0.0. No. 29 

lS-8-39 F. 

14-9-1389 F. 



26 

17-7-41 F. 

20-7-1341 F. 



24 

11-7-42 F. 

1-8-1342 F. 


, 91 

41 

2-12-45 F. 

99 

1-1-1346 F. 

» 


91 

91 

5 

99 

14-1-45 F. 

99 

1-1-45 F. 


)» 99 

Rev. Sect. No. 284/42 W.B 

91 

.D/-8-5-47F. 

9-5-47 F. 


B.O.A.’S. No. 25/E dated 

10-6-46 F. 

16-5-46 F. 


Rev. Sect. No. 206/4243 W.B.D/-3-6-47 

16-3-47 F. 


S.E.’s. 0.0. 

43 dated 23-10-43 F. 

1-11-48 F. 

' 


18 .9 

8-3-45 F. 

1-2-45 F. 



22 „ 

12-7-42 F. 

10-10-42 F. 



1701., 

22-11-41 F. 

15-11-41 F. 

Resignation accepted oide 


43 

28-10-43 F. 

1-11-43 F. 

S.E.’s 0.0. No. 60 


60 „ 

80-6-47 F. 

lr7-47 F. 

d/-80-6-47F. from 1-7-47 F. 


82 

3-8-47 F. 

1-8-47 F. 



18 

174-45F. 

1-2-45 F. 



36 „ 

31-8-41 F. 

1-7-41 F, 



8 „ 

' 4-1-45 F, 

1-1-45 F. 



'ii9' 

5-0-45 y. 

,1-9-46 F. 


. »» 

8 

20-2-46 F. 

l'.2»46 F. 

Left service from 18-5-47 F. 


4 •« 

9-8-47 F. 

6-3-47 F. 

side S.E.’s 0.0 d/.28.5-47 F. 


3 1, 

/ 4'^1*45 F» 

2-1-45 F. 

Promoted to 86-70 from 



'' ^ 


1 18-5-47 F do 
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APPENDIX 

Statement of the strength of the Office of the Special Engineer 





No. 

Strength 

oen* 

al 

No. 

Names 

Designation 

in 

each 

Sane- 

Main- 



grade 

tioned 

tained 
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No. i.—{c<mkd.) 

Dutrict Water Works during the year 1347 F. 


Appointing authority 

Date of join- 
1 ing duties 

i 

Remarks 

S.E.’s.O.O. 3 dated 4-1-45 F. 

2-1-45 F. 


„ 8 „ 26-2-46 F, 

1-2-46 F. 


„ 19 „ 5-9-46 F. 

1-9-46 F. 


„ 35 „ 28-5-47 F. 

18-5-47 F. 


„ 27 „ 1-11-46 F. 

2-11-46 F. 


„ 1 „ 5-8-1929 

A.D. 

7-8-38 F. 
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APPENDIX No. a-A 


Stalement of the Strength of Ike Specifil Saury Parly durins the year ending reilh ibfm mi P. 



I 

1 

[ Stkexgtii I 




1 

1 


Appointing Aulborily 

Dale of 
joining 
clulios 

Sri. 

Mo. 

Names Dcsigimlioii 

Sane- 

Main- 



tinned 

laincd 




1 

1 

Mr. A. Siihari Rain . . 

Sub-Fiiigintci 

1 ! 

1 

Hcv.Secl.I..N<).7M)/3;U 

7 






W.B. dM)-i>-t7 F. 

1-7-4 F, 

2 

,, Aljciuliah Khaii 

Supei VFsnr 

2 

1 

X 

, 850/ 33+7 W.B, 







d/-2, ■>-10-47 F. 

1-7 47 F. 

3 

! VuennL 

•• 


•• 

*• 


4 

,, Aftab All 

Oversee- 

3 

2 

„ 740/33 17 W.B. 







d/-0-9-47 F. . 

1-7.47 P, 

5 

„ SuTv.nnaravana 

ft 



M 

1-7-47 F. 


Murty 






6 

Va^'ani . . 






7 

„ SirajuDah 

Sub-Overseer 

, , 

, , 

.K.’ 0.0. No. 02 







d/-30-6-47 t. 

3-7-47 F. 

8 

,, Mobamad Hanoef . 


•s 



59, 








d/-30-0-i7 F. 

35-7-47 F. 

9 

„ Abdul Hakeem 



5 

,3 

307, 



Qiiayani. 

1 




d/-25-8-47 F, 

28-8*47 F, 

30 

Vacant . . 







31* 

Vacant .. 


.. 





12 

Vacant .. 

Clerk on i5 


'• 

«• 


13 

Lascars 


20 

12 

•• 
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APPENDi 

Statement of expenditure on establishment nf District Water Works Departn^ 



Note ;-*Charge» oa Special Survey Part 
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Nn.3. 

for the ^eat tnding with 1S17 F. 


0ISTKICT Water Works 

Office of the Chief 
i Engineer, P.W,D. 

Ofi&ce of the * 
Examiner of 

Water Board 
Branch of 
the Revenue 
Secretariat 

Grand 

Total 

j 

jEUtes and 
rent 

Total 

Salaries and 
charge 
allowance 

Contrihii- 

tion 

Accounts, 

and charge 
allowance 

Rs. 1 

a. 

p- 

Rs. 

a. 

P- 

Rs, 

a. 

p. 

Rs. 

a. 

P- 

Rs. 

a. 

P- 

Rs. 

a. 

P- 

Rs. 

a. 

p- 

175 

0 

0 

4,195 

3 

1 







893 

9 


504 

0 

0 

3,592 

12 

5 

176 

0 

0 

6,177 

13 

10 

926 

0 

0 

175 

0 

0 

893 

9 

4 

352 

0 

0 

8,524 

If 

2 




2,277 

7 

6 

400 

0 

0 

87 

8 

0 

893 

9 

4 


• 


3,658 

8 

10 

175 

0 

0 

5,786 

0 

10 j 


.. 


• 

• 


893 

9 

4 

402 

0 

0 

7,081 

10 

2 

850 

0 

0 

9,771 

0 

3 

576 

0 

0 

87 

8 

0 

893 

9 

4 

592 

0 

0 

11,920 

] 

7 

175 

0 

0 

1,864 

14 

2 

1,0130 

0 

175 

0 

0 

893 

9 

4 


- 


3,946 

7 

6 

175 

0 

0 

5,661 

15 

3 

100 

0 

0 


• 


893 

9 

4 

219 

3 

9 

6,874 

12 

4 

175 

0 

0 

7,392 

6 

8 

500 

0 

0 

93 

12 

0 

893 

9 

4 

352 

0 

0 

9,231 

12 

0 

175 

0 

0 

6,990 

3 

4 

500 

0 

0 

93 

12 

0 

893 

9 

4 

332 

0 

0 

8,809 

8 

' 8 

175 

0 

0 

9,820 

13 

3 

500 

0 

0 

93, 

12 

0 

893 

9 

4 

812 

0 

0 

11,620 

2 

7 

175 

0 

0 

4,107 

4 

8 

500 

0 

0 

93 

12 

0 

893 

9 

4 

696 

0 

0 

6,290 

10 

0 

350 

0 

0 

14,644 

12 

7 

500 

0 

0 

98 

12 

0 

893 

9 

4 

841 

14 

11 

16,974 

0 

10 

2,275 0 

Total 

0 

78,689 15 5 
6,429 10 5 
85,119 9 10 

5,515 0 0 

993 12 

T 

j 

j 

10,723 

0 

0 

4,608 

2 

8 

1,00,524 14 

1 


Dhtrict W8t«r Works , Rs. S, 439-10-5. Grand total = Rs. 1 .06,954-8-6 




Statement of eospetiditure on works of the District Water Works Department to the end o/l347 F, 
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APPENDIX No. 6. 

Staimeni of expenditure on EstablishmeM and Works of District Water Works 
Department during the year 1347 F . 



Expenditure on 

— 

Seri- 




Total 

al 

Name of month 



Expenditure 

No. 


Establishment 

Works 




Rs. a. p. 

Rs. a. p. 

Rs. a. n 

1 

Azur . . 

5,592 12 5 

24,192 11 llVe 

29,785 8 4‘(| 

2 

Dai 

8,524 7 2 

2,214 9 OS/e 

6,309 14 PI, 

8 

Bahman 

3,658 8 10 

20,159 1 5*/6 

23,817 10 8*;, 

4 

Isfandar. . 

7,081 10 2 

85.170 11 4j 

92,252 5 6; 

5 

Farwardi 

11,920 1 r 

1,39,904 13 IJ 

1,51,824 14 8, 

6 

Ardibehisht 

3,946 7 6 

23,298 IS 5*/6 

27,245 4 11‘, 

7 

Khurdad 

6,874 12 4 

98,595 0 9®/, 

1,05,469 13 

8 

Thir 

9,231 12 0 

1.37,283 3 3 

1,46,514 15 8 

9 

Amardad 

8,809 8 8 

55,289 0 3S/e 

64,048 811* 

10 

Shehrewar 

11.620 2 7 

1,70,346 5 .8*/g 

1,81,966 710* 

11 

Mehir . . 

6,290 10 0 

31,934 12 8 

88,225 6 8 

12 

Aban 

16,368 11 0 

1,42,311 12 5 

1,58,680 7 5 

1 

Total . . 

99,919 8 3 

9,26,221 12 llVe 

10,26,614 5 2<i 


Works and Establishment 10,26,141 5 2«/, Total O.S. Rs. 12,14,281 4 8< 


Maintenance . . • • 109 12 1 Amount corrected' 

by E.OA. under 

Matwada improvement .. 1,43,628 10 7 office contin- 
gencies & Misc, > 692 11 t 

Suspense account ,. — 309 18 2*/g Advance without 

intimation t o 

Miscellaneous advances . . 37,820 1 7*/, this office ^ 

Well Sinking and Local Grand total 12,14,978 13 8^ 

Fund, etc. ., .. l,0S2 5 8 

Special Survey Party, etc. 6,429 10 5 

12,14,867 0 4*/, 

Revenue realised — 83 11 8 




' Grand Total .. 12,14,281 4 





Tim 


Rs. 4,56,625-14^% 




f ppj'-T-rr 

uirttr 




LfliW 

fSi 

II III 

i^BsaBi^l^ 
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lent from J33S fo the end of 134T F. 


Oetails of Dralxiapre 
Project 


Total of D 
Pro 


11 


13 






a. 


Rs. 


v< 


*/ll 


/II 




Jalna 

Jalna 

Auraii|:tabad 

Jnlna 

Auraii^^abad 
R II char 
Lalur 

Julna 

Aurangabad 

Raiobur 

Lalur 


Jalna 

Aurangabad 

Raichur 

Ijatur 

Waranp;al 

I-atnr 

Raichur 

Kanrled 

Warangal 


| 0 J 



19,615 2 

1,05,670 14 
76,307 8 

61,466 IS 
1,39,933 O 
531 5 

1,534 3 


83,74 3 4 

969 7 6 

68,475 7 lOi 

53,735 11 6 


1,099 14 1 

4,782 15 7»/, 
78,814 10 O’/i, 
79,057 1 9i 

231 lO 0 

4,717 9 6 

15,975 6 3 

61 ,249 5 3 

8,175 IS 10 


Raichitr 

« m 

48 

13 

10 

Nanded 

» » 

B3,7S7 

7 

5 

Warangal 

* • 

57314 

O 

3^/ 


19,613 

1 , 82,003 

1,89,473 


i- 1,29,511 


V 1,63,97. 


} 


85 AR 


1“ 


91»50a 






APPENDIX No. 7 

nt of Expetiditwre out of the non-recurrir^ grant of Rs. 30,000 to the end of 1347 F. 


33 



Total 30,000 0 0 22,680 1 7 Vb 2,967 0 8 25,647 2 S*/, 4,352 13 8*/, 



Al’Jt'JfiJNUlXJNo. 8. — {conM.) 

t showing the names and cost of the Projects investigated from 1838 F. to end of 1347 F. — (contd.) 


36 



tailed surveys were made and sub- 
mitted .. .. .. 11.17,800 5,04,000 



ST 
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APPENDIX No. to. 


Siatmmt shaxing the Esependiture innimd on remodelling Gulbarga Water Supply Scheme to the 

end of 4han 1347 F, 


Seri- 

< 

1 

1 

Expen- 
diture to 

Total expendi- 

al I 

Particulars 

1 Estimated 

the end i Expenditure dur- 

ture to the end of 

No. 

i 


' amount 

i 

of inj: 1847 F. 

1 1346 F. 

' Aban * 

Aban 1847 P4 




Rs. 

; Rs. a. p. 

Rs. a. p. 

1 

Head works 

7,000 


8 3 6 

8 8 6 

2 

Conduit 

5,000 




3 

Filters 

86,000 



. . 

4 

Service reservoir . . 

28,000 


• • 


5 

Distribution system 

1,86,000 


1,65,114 10 lOJ 

1,65,114 10 lot 

6 

Telephone 

5,000 




7 

Office building and quarters . . 

14,000 


6,640 3 8»/, 

6,640 3 Sy, 

8 

Well supoly to Aiwanshahi & 






Subedari 

7.000 


1,356 7 8 

1,356 7 8 

9 

Petty establishment 

8,600 


1.736 10 8 

1,736 10 8 

10 

Tools and plant . . 

8,600 


9,068 X 3 

9,068 1 3 

11 

Contingencies 

10,800 


812 6 2 

812 6 2 

12 

Bhosga surplus stream 



276 8 6 

276 8 6 

IS 

Investis;ation and preleminary 






survey 

i 


330 11 6 

380 11 6 

] 

Total 

3,66,000 


1,85,848 15 6>/i 

1,85,848 15 9</i 


Total 


3,66,000 
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APPENDIXNo.il. 


Statement showing the Expenditure incurred on Bhima Sdieme to the end of 

Aban ISilF. 


Seri- 

al 

No. 

Particulars 

i 

1 

1 

Estimated 

amount 

Expendi- 
ture to 
the end 
of Aban 
1346 F. 

! 

Expenditure 
during the 
year 

1347 F. 

Total expendi- 
ture to the end 
of 1347 F. 

1 

1 

1 

1 

1 

Infiltration gallery 

Rs. 

36,000 

i •• 

Rs. a. p. 

Rs. a. p. 

2 

1 

Pump tower and 
foot bridge 

68,000 

1 i 

‘ 1 

! 

1 

1 

j 


a 

100 H.P. pump and 
oil engines 

.. uoo,ooo 

1 

1 

j 

[ 

i 

1 

4 

Rising main 

. . 6,25,000 



i 

1 , , 

5 

Contingencies 

il 


1,669 1 4*/6 

1,669 1 4*/, 

6 

Tools and plant 

j V 41,000 

• • 

6 3 0 

6 3 0 


Total 

1 , . 8,65,000 


1,675 4 4*/, 

1,675 4 4% 
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APPENDIX No. 13. 

Siaienunt showing the E(»penditure incurred on Osmanahad Water Supply Scheme 
to the end of Ahan 1847 F. 


Seri- 

al 

No. 

Particulars 

Estimated 

amount 

Expendi- 
ture to 
the end 
of Aban 
1347 F. 

Expenditure 
during the 
year 1347 F. 

Total expend!-, 
ture to the end 
of Aban 1847 F. 

1 

Infiltration gallery . . 

Rs. 

11,000 


Rs. a. p. 
10,417 4 8 

Rs. a. p. 
10,417 4 8 

2 

Pump well 

7,000 


2,008 5 11 

2,008 5 11 

8 

Pumping plant 

6,600 




4 

Eking main 

1,500 




5 

Staff quarters 

8,000 




6 

Balancing tank in- 
cluding lay-out & 

9,000 


8,539 4 10 

8,589 4 10 

7 

watchman-quarters 

Distribution 

40,000 


5,012 7 0 

5,612 7 0 

sj 

Petty establishment I 

2,500 


1,084 15 7 

' 1,084 15 7 

1 

9 i 

Tools and plant 

2,500 


2,501 10 7 

2.501 10 7 

10 1 

1 

Contingencies 

8,000 


65 12 0 

65 12 0 

11 

Chlorine plant 

2,500 



- 

12 

Gardens and gate , . 

900 




18 

L.S. for unforeseen 
works 

5,500 





Total , . 

1,00.000 


25,224 2 2 

35,334 3 3 
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APPENDIX No. IS 


Statemeni showing the Progress of House conneeions in the Towns 
during the yer 1847 Fsli. 


eri- 


Sizes of Connections 



Total 

al 

Name of 







— e 

onnec* 

tion 

No. 1 

N&ter Works 

Year 

¥ 

r 

1'' 

H" 

2^ 

S’' 



At the 
end of: — 







928 


f 

46 F. 

916 

10 

2 

. . 


. • 

1 

Jalna ^ 








975 


1 

47 F. 

968 

10 

2 



• • 


f 

46 F. 

1,201 

9 

6 

1 

. . 


1,217 

2 

Aurangabad 4 

47 F 

1,271 

10 

6 

1 

1 


1,289 


r 

46 F. 

966 

5 

8 




974 

8 





1,027 

Latur ^ 




47 F. 

1,017 

5 

5 





f 

46 F. 

951 i 

8 

6 

, . 

8 


968 

4 

Raichur < 

47 F. 

986 

7 

6 

1 

4 




r 

46 F. 

1,187 

58 

28 

2 

. , 

s 

1,228 

5 

Gulburga < 

47 F. 

1,219 

38 

26 

2 


8 

1,288 


Nander 

46 F. 

625 

9 

- 




634 

758 

_ ' 47 F. 


13 

. . 



. . 


f 

' 46 F. 

■ 

, * * 

' . , 

• - 

m • 


■a 

7 

Serum s 

Ajr T7 







140 



4 f . 













APPENDIX No. U. 

Siakmcnt shaving ihe Consumptim oj W<tier and Chemicak by the To vn$ daring the year 1347 


mi 

ty of I Quanti* jAverage 
ter 

quantity of consum- alum alum in chlorine chlorine 

Seri- waterconsum- Popula- edby consum- grains consum- in parts 

al Name of edby the tion the* eddur- per eddiir- per 
No. Water Works Town during assumed Town ingthe gallon ingthe million 

the year in per year of year parts 

gallons. head per in lbs. water in lbs. of water 


1 Jalna .. 281,380,700 31,000 0.47 i 

2 Aurangabad 20,64,85,000 30,000 

3 Latur .. 10,11,91,424 31,000 0.35 

4 Raichur .. 15,20,20,384 28,000 0.27 






APPENDIX No. 16 . 

shewing the cost of JM[ainienanee of Aurangabad Water Works ar^ Mevenue realised from the eommeneement to the &id of 1347 Pasdi. 


46 



^ladudes sn amount of Rs. 3,000 towards Heprc^iation Charges for the year 1345 P. 



4r 







APPKNDTX Nf>. 18 . 

Statement ahon^ng the coH of ^Inintenance of lUHchur Water Work^ and Hevemie realised from the rommencemef to the end of ISiT Fasli. 
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A.PPESNU1X Mo. 19. 

showing the cost o/ Malntenanee of Oulbwga Water Works and Revenue realised from the commeneeinent to tiie end of 1347 RasU. 


40 


X C 5 C C i*! 

r- 

XOb»®2'|Ji'^OCXMXi^ 
r- of W“ O q6 I 

t 

rH 

ihm: c « «s X -^o ^ 

rtr-efi-r i-TiH'yr' 


'Lll 

III'' 


oo^x 


?“ 

o X ei >-4 ffi X 

1 


rS r-» r-i »-4 


, 

' • • io © ro »•? • i's o X fc* 

' -* 

© 1 

Vi'^i^cc OKJj-X 

2 

v> 

C5 X -f 

w 

r- t 

?r r^ 

i ® 

! , X 

1 


« r- 

OOOCOOX4jl«-*»r-^ 

1 H 

1 

r-t 



X « o o © O C X © « © ' 

i 


>H H 


r<» f 

t-©Or-t©-^r-l«>-(O0lO 


^ ! 

5^*0 Ol©©X©(MCbWX 

1 f*“ 

© i 

^ J»5 ® " >H o ‘"i © **5 o iO 


I *"* 

r" iA 1 

1 r- 



' af * 

^ jj 4, 4- 

^'Pi5 «s 

sil ^I'S 


,£ u 

I PipJlls 

H<N«-^n®l>X©OFHCit 



Statement showing the cost of Maintenance of Nanded Water Works and Hevenue realised from romm ‘ncement to the end of 1347 FasU, 
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iV.B* — ^Loan and depreciation charges have not been accoxmted for lS4d and 1847 F 



APPENDIX No. 21. 

snowing the tost <tf MaitUenace of Seeram WaUr TforJa and Reoenae realised from eommeneemeni to the end of 13« FasU. 
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